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ACTION ARA-14 

INFO OCT-01 ISO-OO EB-08 /023 W 

035408 030755Z/23 

R 021533Z DEC 77 
FM AMEMBASSY CARACAS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 222 

UNCLAS CARACAS 11712 

PASS TO OED/MEPD AND OIM 

E.O. 11652: N/A 
TAGS: BENC, VE 

SUB J : MAJOR PROJECT: INTERALUMINA PORT INSTALLATION 
REF: (A) CARACAS 11311, (B) CARACAS 76-13332, E AL 

1 . PROJECT NAME: DESIGN. ACQUISITION, AND CONSTRUCTION OF A PORT 
INSTALLATION FOR INTERAMERICANA DE ALUMINA, C.A. (INTERALUMINA). 

2. BRIEF DESCRIPTION: THE PORT INSTALLATION WILL HANDLE BULK 
CARGO ONLY. IT WILL BE CONSTRUCTED ON THE ORINOCO RIVER NEAR PUERTO 
ORDAZ/CIUDAD GUAY ANA. THE PROJECT WILL CONSIST OF: 

(A) A 320-METER LONG BY 22-METER WIDE DOCK (BUILT ON PILES) FOR 

THE DISCHARGE OF BAUXITE AND DESIGNED TO ACCOMMODATE BULK CARGO 

VESSELS UP TO 65,000 TONS DEAD WEIGHTT. 

B. AN INTERCONNECTING DOCK 130-METERS LONG BY 12METERS WIDE ( 

BUILT ON PILES) FOR THE LOADING OF ALUNINA AND THE UNLOADING OF 
CAUSTIC SODA, SESIGNED TO RECEIVE BULK CARGO VESSELS UP TO 30.000 
TONS DEAD WEIGHT. 

(C) AN ACCESS BRIDGE, 280-METERS LONG BY 5-METERS WIDE, TO CONNECT 
THE DOCKS WITH THE SHORE, WITH A LANE FOR LIGHT VEHICULAR TRAFFIC AND 
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DESIGNED TO ACCOMMODATE A LARGE-CAPACITY CONVEYER BELT WHICH WILL 
BE SUPPLIED BY A THIRD PARTY. 

3. EXECUTING AGENCY/PROJECT MANAGER: DR. ENRIQUE CASTELLS; 

GENERAL MANAGER; VENALUM-INTERALUMINA; EDIFICIO ABA, PISO 8; CALLE 
LA GUAIRITA, URBANIZACION LAS MERCEDES; CARACAS, VENEZUELA. 
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4. STATUS OF PROJECT/ANTICIPATED BID DATES: FIRMS INTERESTED IN 
PARTICIPATING IN THIS PROJECT MUST PROVIDE THE FOLLOWING DOCUMENTS 
TO THE PURCHASING AND CONTRACTS COMMITTEE OF INTERALUMINA AT THE 
ADDRESS LISTED IN PARA 3 AT 1200 HOURS ON 6 JANUARY 1977: 

A. A LISTING OF THE WORKS OR SERVICES EXECUTED OR CONTRACTED BY THE 
FIRM DURING THE PAST FIVE YEARS AND OTHER INFORMATION THAT THE 
FIRM CONSIDERS TO BE OF INTEREST. 

B. EVIDENCE OF EXPERIENCE IN THIS TYPE OF WORK WITH SUPPORTING 
DOCUMENTS. 

C. ESTIMATED TIME TO COMPLETE THIS PROJECT 

D. LIST OF CLIENTS FOR WHOM FIRM HAS EXCUTED SIMILAR WORKS DURING TH 
E 

LAST 5 YEARS. 

E. TECHNICAL QUALIFICATIONS AND BIOGRAPHICAL DATA OF THE PERSONNEL 
WHO WOULD BE ASSIGNED TO THIS PROJECT 

F. A PROPOSAL WHICH PROVIDES, TECHNICAL INFORMATION, DATA, 
SPECIFICATIONS, CERTIFIED PLANS, ETC. AFTER RECEIVING THE ORDER. 

G. TIME REQUIRED TO SUBMIT A FORMAL PROPOSAL 
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H. AVAILABILITY OF CONSTRUCTION EQUIPMENT AND SERVICES IN VENEZUELA 

I. PRESENT WORK LOAD EXPRESSED AS A PERCENTAGE OF THE TOTAL WORK 
CAPACITY OF THE FIRM (WITH PROJECTIONS FOR THE COMING FIVE YEARS) 

J. EVIDENCE OF FINANCIAL STABILITY AND RESOURCES OF THE FIRM AS WELL 
AS COPY OF THE FIRM'S ORGANIZATION CHART TO INCLUDE PRINCIPALS AND 
HIGH-LEVEL MANAGERS 

K. AVAILABLE GURANTEES 

L. INFORMATION ABOUT THE ORGANIZATION OF THE FIRM INCLUDING CITIES 
AND COUNTRIES WHERE IT IS ESTABLISHED AFFILIATED FIRM, ENGINEERING 
STAFF, TECHNICIANS, AND SPECIALISTS, VENEZUELAN AS WELL AS NONVENEZ. 

M. CONSTITUTION, STATUTES, AND COMMERCIAL REGISTRATION OF THE 
FIRM AND PUBLICATION THEREOF AS WELL AS WHATEVER OTHER DOCUMENTS 
THAT CONFIRM THE LEGAL EXISTENCE OF THE FIRM. 

N. UP-TO-DATE LIST, SIGNED BY THOSE PERSONS WHO, ACCORDING TOT THE 
FIRM'S LAST MEETINGS, ARE EMPOWERED TO REPRESENT AND OBLIGATE THE 
FIRM IN ANY CONTRACT SIGNED WITH INTERALUMINA. THE LIST SHOULD BE 
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ACCOMPANIES BY A CERTIFIED COPY OF THE MINUTES OF THAT MEETING AND 
SHOULD INCLUDE THE NAMES OF ALL AUTHORIZED PERSONS, THEIR BUSINESS 
ADDRESSES, AND TELEPHONE AND TELEX NUMBERS. 

O. FOR FOREIGN FIRMS-ALL OF THE INFORMATION REQUESTED IN SUB- 
PARAGRAPH MUST BE TRANSLATED INTO THE SPANISH LANGUAGE AND BE DULY 
LEGALIZED BEFORE THE CORRESPONDING VENEZUELAN CONSULATE OR EMBASSY IN 
THE COUNTRY OF ORIGIN. 

P. VENEZUELAN-BASED SUBSIDIARIES OF FOREIGN FIRMS MUST SUBMIT THE 
WRITTEN AGREEMENT OF THE PARENT COMPANIES TO ASSUME AND ALL OBLIGA- 
TIONS THAT MAY BE INCURRED BY THEIR SUBSIDIARIES 

Q. FOREIGN FIRMS WHICH MAY BE AWARDED THIS CONTRACT MUST AGREE 
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TO DOMICILE THEMSELVES IN VENEZUELA. 

R. ASSOCIATIONS AND CONSORTIA MUST: INDICATE THE NAME OF THE FIRM 
EMPOWERED TO REPRESENT THE GROUP, WITH EVIDENCE OF ITS AUTHORITY; 
PROVIDE A WRITTEN STATEMENT FROM EACH GROUP MEMBER THAT IT WILL 
ACCEPT THE OBLIGATIONS OF THE GROUP; PROVIDE FOR EACH FIRM IN THE 
CONSORTIUM ALL INFORMATION REQUIRED FOR ANY SINGE PARTICIPANT 

S. COPIES OF THE FIRM'S MOST RECENT BALANCE SHEET AND PROFIT AND 
LOSS STATEMENT. 

T. CERTIFICATES FROM ALL CONCERNED VENEZUELAN GOVERNMENT AGENCIES 
DEMONSTRATING THAT ALL OBLIGATIONS-FEDERAL AND LOCAL TAXES, SOCIAL 
SECURITY, TRAINING PROGRAMS, COLLEGE OF ENGINEERS- HAVE BEEN 

MET. THESE ARE NOT REQUIRED OF FIRMS WHICH HAVE NOT PREVIOUSLY 
DONE BUSINESS IN VENEZUELA 

U. BANK, FINANCIAL, COMMERCIAL, AND CREDIT REFERENCES SHOULD BE 
INCLUDED 

5. ESTIMATED PROJECT COST/FOREIGN CONTENT: N/A. 

6. COMPETITIVE FACTORS: N/A. 

CROWLEY 


UNCLASSIFIED 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 02-Dec-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977CARACA1 1712 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770449-0006 
Format: TEL 
From: CARACAS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t197712101/aaaadhyx.tel 

Line Count: 160 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: f5dbcefb-c188-dd11-92da-001cc4696bcc 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 3 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 CARACAS 1 1 31 1 , 77 CARACAS 76 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 1 1 -Feb-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 106684 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: INTERALUMINA PORT INSTALLATION 
TAGS: BENC, VE 
To: COM 
Type: TE 

vdkvgwkey : odbc://SAS/SAS.dbo.SAS_Docs/f5dbcefb-c1 88-ddl 1 -92da-001 cc4696bcc 
Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
22 May 2009 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



